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he | 1. On 29 May 1951, a conference, concerning construction work at Driesen 
airfield, was held in Srand with representatives of the SCC in Berlin=- 
Ka-lshorst, the Landesregierung of Brandenburg, the Cottbus regional 
railroad heedquar ters, and the Lauunion construction firm, In this 
conference the target date for the come oe of the work was advanced 
by six weeks and set for 10 August 1951. * 


2. On 3 Jone, ieee the target 20X1X 
for the co:mpletion of the work at Briesen airfield was advanced from 
]. October to 15 August 1951. work was being done by 1,500 laborers working 
in three shifts. Two lwared carloads of broken stones, cement, and gravel 
arrived daily. oe request of the Bauunion firm, a locomotive was made 
available after June 1951 at the Brand railroad station for the shippins 
25X1B of construction material to the field. 


BS 3. Between 3 and 19 June, a Soviet tractor brisade of 80 men wes still employed 
at the field. The brigade was equipped with three heavy tractors, five 
trucks, and several tank trucks. an estimated 2,000 men25X1X 
were probably employed. 4 represen~ 25X1X 
tavive of the Baunnion firm asked for an additional hundred wrkers because 
the tarcet date for the completion of the rurnvay was cod ace a advanced ta 
LatecAugust 1951. 


he orale amon the German laborers was low because of the hich norms required. 
On 15 June, Budi Jahn, -tinister President of Land Drandenburr, held a rally 
in front of the construction bureau. The personnel of the airfield and 
pupils of eight eienentary schools took oart in this rally, 


5. Work was being done in three shifts. The construction sites » particularly 
the runway, were illuminated by strong lamps after nightfall. The Soviet 
brigade graded the area of the runway. Ueavy rollers fitted with soikes, 
bulldozers, and ordinary rollers, towed by tractors, were used, On 16 dune, 
306 meters of the runvay were conereted and on 19 June, a strip of about 
350 meters was completed. Pe new storage shed was erected southeast of the 
flight control building. A strip of woods about 150 to 200 meters was 
cleared on both sides of the runway for Security. reasons. A tractor wag 
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plowing the cleered strips. The turning sprons at the ends of the 
vunway ware only graded but not provided with a hard vurface, 


6 Ten carloads of vasaliic ballast. wich arrived by rail were unicadac 
at the storage shed for cement. The individual rocks wore abort 
hom large. It could not be determined for what purpose the bellast 
was uced, A strip abcoat 100 x 200 meters, agparently for the con 
stru:tion of a taxiway, was cleared abou! 6C0O meters sast of the ancl 
oY the spur track, aloug the Brand-Krausnick road toward the renway, 
Ne Lighting facilities were seen along the rumvay or on the edge of 
une fr ieid. 


7. Of the seleduled 13 brick buildings, six were under construct: on, 
Twe bull ings were covered with roofing paper, Each building, 15 x 60 
meters, had 16 windows. An educational build'ng was being con-tructed 
jn forest subarea (dagen) No 60, opposite the orick bulidings. 
Accorcing te the land-reyistry office, approach lanes were plavied to 
be cut in the eastern anc western extensions of the runway. Thee 
appro:ch lanes were to bre 500 meters square fro: the edge of the field, 
The cnestion whether the railroad line was to iy» moved 5 km farther 
westiurd was raised but not de@ided upon, 


$, The tirfield was still guerded by ten civilian euards weexing ved arm 
bands with the inacription "Factory Police®, It vas learned from 
tall: with laborers that tie former construction superinteident 
Floc‘ner, (fm), yas no lonzer at the field and tlat he had eli ezediy 
flei to the west, 


Ce} 9. On 23 dune, a strip of about, 800 meters of the E-¥ runway, which was 
abo. 60 meters wide, was under constriction at the field. Tight 
pu.eu were @ected on the southern edge of the runway. The congtruc= 
tion Laborers used three power shvvels and three comrete mixerg, A 
wailing about 6 x 20 x 50 meters, was under construcion on'the southern 


er adge of the-field, #+ The airfisld was aks a aie aa 


25X1B 


25X1A «(BE Comment. The tarzet data reported probably refer: only ty the 
completion of the concrete rurvay which is to be 3,000 meters long. It 
is not possible that the entire airfield will be completed by 10 August. 

25X1A%* BB Vomment. A hangar is possibly under construction, 
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